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Boston  Redevelopment  Authority 


Robert  T.  Kenney  /  Director 


City  Hall 

Room  900, 1  City  Hall  Square 
Boston,  Massachusetts  02201 
Telephone  (617)  722-4300 


April  24,    1972 


Mr,  Daniel  Richardson,  Area  Director 

Department  of  Housing  and  Urban  Development 

Bulfinch  Building 

15  New  Chardon  Street 

Boston,  Massachusetts  02114 


0i^ 


0^ 


[^^ 


.>S^^' 


iJ<^" 


Re:  Amendatory  Application  for  Loan  and  Grant  Contract, 
South  Cove,  Mass,  R-92,  Boston,  Massachusetts 

Dear  Mr,  Richardson: 

Submitted  herewith  are  ten  copies  of  an  application  to  amend  the 
South  Cove  Loan  and  Grant  Contract.   Authorization  to  file  the  applica- 
tion was  granted  the  Director  by  the  Members  of  the  Boston  Redevelopment 
Authority  on  March  16,  1972. 

This  submission  is  in  accordance  with  instructions  contained  in 
Urban  Renewal  Handbook  7206.1,  Chapter  2,  Section  1,  and  in  compliance 
the  foLlowing  exhibits  are  enclosed: 

1)  HUD  612  --  Application 

2)  HUD  6200  —  Project  Cost  Estimate  and  Financing  Plan 

3)  HUD  6220  --  Project  Expenditures  Budget  and  Supporting 

Schedules 

4)  Resolution  of  Boston  Redevelopment  Authority 

5)  Certificate  of  Recording  Officer 

6)  Opinion  of  Counsel 

Also  enclosed  are  Assurances  of  the  Authority's  Compliance  with  Real 
Property  Acquisition  Requirements  of  Title  III  and  the  Relocation  Require- 
ments of  Title  II  of  the  Uniform  Relocation  Assistance  and  Real  Property 
Acquisition  Policies  Act  of  1970. 

Your  approval  of  this  application  is  respectfully  requested, 

Since-P6iy, 


Encs, 


<obert  X,  Kennej 
Director 


«*.•. 


F*rm  Approved 
Bi/Jg«l  Buctou  No.  63-R0610 


HVOl 
(IJ67 


U.  S.  DEPARTMENT  OF  HOUSING  AND  UROAN  DEVELOPMENT 
URBA^  RENEWAL  PROGRAM 


APPLICATION  FOR  LOAN  AND  GRANT 


l,^STIWCTIO\S:    Prcpnrf  onpinol  and  required  copies  for  HUD-    Place 
ori(,inol  in  Hinder  .Vo.  /,  copies  in  rernaintng  Binders. 


PROJECT    LOCALITY 


Boston.  Massachusetts 


PROJCCT    NAME 

South   Cove 


PROJECT   NUMBER 

Mass.    R-92 


DATE  RECtlVED  <To  be  ftlltd  ii  tf  HUD) 


A.    COKPORATE  NAME  OP  APPLICANT 


_pOt;TnN    PTrnF\7ET.OPMENT    AUTHORITY 


B.    TYPE  OF  APPLICATION 


E3  Temporary  Loan  and/or  Capital  Grant,  for  project  execution   ^Complete  all  blocks^ 
I     I  Temporary  Loan,  for  early  land  acquisition   QLeave  Blocks  D  and  E  Blank^] 


C.    SUBMISSION 

I     I  Initial  application 

1x5}  Revision  of  previously  approved  application  dated 

I     I   Change  in  project  area  boundaries 

I     I   Revision  in  Temporary  Loan 

I     I   Revision  in  Project  Capital  Grant 


June    17, 


{23   Revision  in  Relocation  Grant 
I     1   Revision  in  RchabiliutioD  Grant 
I     I   Olhcr  (Explain) 


. ,  1971      ,  for  purpose  of: 


D.    REPAYMENT  OF  ADVANCES 

Upon  undertaking  this  project,  the  Applicant  will  repay,  with  interest.  Title  I  advances  in  the  sums  indicated 

and  in  accordance  with  the  contract  shown  below:                                                                 '    '                                                 1 

ADVANCE    CONTRACT    NUMBER 

AMOUNT    OF    CONTRACT 

AMOUNT  ADVANCED  UNDER  CONTRA C 

$ 

$ 

% 

i 

$ 

% 

E.    EXISTING  FEDERAL  AUTHORIZATIONS 

A     .            1     O.. ......    ^^A 

Estimated  survey  and  planning  costs  for  this  project.  In  accordance  with  the  most  recent  approved  Survey  and 


Planning  Budget  No. ,  approved  on 


.19. 


F.    TYPE  AND  AMOUNT  OF  FUNDS  BEING  APPLIED  FOR 


TYPE 
(Check  applicable  items) 


fXl  TEN5P0RARY  LOAN- 


IT]   PROJECT  CAPITAL  GRANT 
Pn   2/3  3/4  Basis: 

Dasis  j— j   Limited  project  costs 

I      I    Municip.ilily  willi  population  of  50,000  or  less 
I      I    )n  Rrdovclopnicnt  Area,  municipniity  with 

population  of  more  lli.iii  50.000 


ra    RELOCATION  GRANT 


CD   Ri:iIAHIl,lTA'IION  GRANT 


TOTAL  AMOUNT 


*  17,225,700 


11,659,994 


*   3,712,956 


COStPLKTC  OSLY  ir  KLVISIO- 


AMOUST  OF  CHASCE 
(<l  or  (-1 


'  +'*    3,355,116 


(       )i 


<       '  »    3,355,116 


(       )  i 


G.    PROGRAM  ,y^   ''"'''  '  "'  ''"'  II'"  •■'"i;  •■\"  "'  1'^''^' 

l'^   ns  (iittcri'l»"tl  i(j  (l.ilf 

I'irviOPi  t  Jiliun  may  tc  u'.nl. 


'rillr  I  of  tl..-  I|.>u-.ii>);  All  of   I'.MO,  ns  m.-  nl.-.l 

I — I    ptior  1(1  tlir  IliMi'.iiic.  Art  of   I'Til 


(ihrt; 


r 


H.    CATECOriY  Of    PROJECT  CLICIOILITY 


D)lci  lloman  iiuniber  (k-sir.nalion  as  checked  on  Form  HUD-C120.   Summary  of  Project  Data-  VII 
If  project  IS  under  "disasicr  area''  provisions  of  Section  111  of  Title  1.  check  here:  "□" 


APPLICATION 

The  Applicant  hereby  applies  to  the  United  Stales  of  America  for  the  financial  assistance  Indicated  in  Block  P 
fn  lliTs  ajJhcatTor''"'""^  °'  "^'"^  '  "'  '^cntified  in  Block  G  above,  to  aid  In  financlnc  the  project  described 


J.  JUPPORTIHC  DOCUMENTATION  ~~  " 

The  docun-.ontnlion  submitted  in  support  of  this  application  shall  be  considered  part  of  this  applica t i on . 

J^ne 


K.    ESTIMATED  COMPLETION  DATE  OF  PROJECT  EXECUTION  STAGE: 

(Complete  the  fotlouine  ntimolcd  lime  tchedule  of  major  Jirpi  in  execui, nc  the  protect) 


.19  75  ' 


PROJECT  ACTIVITY 


1.  Rehabilitation  to  meet  project  completion 
lequircrr.oiits 


NUMOtR    OF    MONTHS 


TOTAL  FOR  ACTIVITY 
(o) 


2.   Land  acquisition 


3.   Relocation  of  site  occupants 


4.   Demolition  and  site  clearance 

6.   Site  preparation,  including  installation 
of  project  improvemor.'.s 


6.   Disposition  of  land  in  project  area 


7.   Financial  settlement  and  project  completion 

(After  coirifiUlion  of  above  activities) 


108 


FROM   CONTRA.C  T    E>:ECUTION    TO 


START  OF  ACTIVITY 
(b) 


3/67 


96 


96 


90 


90 


84 


8/66 


COM.  OF  ACTIVITY 
(e) 


•  3/75 


10/66 


6/67 


9/67 


3/68 


3/75 


8/7  4 


10/74 


12/74 


3/75 


3/75 


6/75 


L.    PROJECT  AREA  BOUNDARiES    ^ 

The  project  area  herein  described  is  the  identical  area  covered  by  the  Urban  Renewal  or  Redevelopment  Plan  as 


approved  by  the  governing  body  of  the  Local  Public  Agency  on June    26, 

(Desciihe  boundaries  of  projeet  as  set  forth  in  each  Plan  and  attach  to  this  application) 


..1^_5_. 


M.    EXECUTION 

IN  WITNESS  WHEREOF,  the  applicant  has  caused  this  application  to  be  executed  in  its  name,  and  its  seal  to  be 

hereunto  fixed  and  attested,  this        J  ^1 

CsealD 


day  of  .  ■^-^-r^\.r ^ 


.19.:il. 


■r-^I^OSn'OTI  'REDEVELOPMENT   AUTHORITY 

Corporoie  SatAe  ej  Applicant 


DIRECTOR 

TttU 

New 

City 

Hall/lCity 

Hall 

Square 

Address 

Boston,    Massachusetts 

►i' 


Ctly,  Stale,  i'nit  /ll'  dJc 


Of  #in  Appllrollon  fot  C^irly   |  uryj  Arqulii  Ii.>ii  I,t>on,  tnlrr  r  si  imiilnl  if(ccll\  r  dnit  of  Ihf  Conlrncl  tot  I, can  onJ  C>unl  (or  pio;rcl   r  i  r  cution  arli«  i- 
•  l««.     Conflrtr   Lino  2,  J,  «in.l  *,  •iid  Icuvc   Linn   I,  i,  6.  ond  7   bUnk. 

or  on  Applicniion  for   liif  Iv   I.on.l  Arfiul »  n  Ion  I.onn,  tictcli    llif  plirutr  "covf  tcJ  liy  llic  UrUin  Kf  nrw«l  or  Kc  dr  vr  1  .>cnicnl  Pliin  nl  npi'covrd"  biuI 
Intrri  ••dr.cnl.cj  in  ll,r    Kr.oli.Uon  ..<J..i.i  rj' '. 


223891. !• 


HUO-Woifi.,  D.  C 


riut)-6i?  (i:-f7) 


r 


r 


Pnfr  )  of  f. 


Form  opf-iovr^ 

PiMlM    f.Lrri.,,   M-).   ;3-Pr'.\?.7 


HUD'-, 


,..    1 


us  Di.i'Ar(TMi  'JT  Of  iioiy.iw,  Aivn  ur"'*N  oLVCLor  mcmt 

unoAN  r.Lr;L<.AL  PCOOr./.M 

Boston.    Massachusetts           ' 

PROJECT  CGST  ESTi:.'.;.TE  AKD  Fr/.\NCING  PLAM 

I'^OJLC  T   N  Al-lU 

South  .Cove       _   .  .    ... 

l'>>T!'.l  ''1 1(l'>'^:    Si.Kr.it  ormin-il  ar./l  «  ■  ccorid  st'nrd  cvpy  in  Dindir  So.  /,  ofi</ 
cc,  ;'<•.'.   1';  I'l'^-.'rrs  .'•'•.  .',   V,    /,   '•,  ('i,  ii'il  7, 

Pi.JJtCT   NUMOEH 

Mass.    R-92 

SUBnimO^i  (L;ccl.  <:r.,t  co-JijUcte  the  J,.seTiiiior.  ul.ich  oj p!ic.  J                                                                                       ^                                          , 

[    ]     ACCOV.PANi::S  final  project   REPORT                             REVISES  PROJECT  COOT  EISTIMATE  A'JO  FINAnCING  PLA-, 

■.•"...                            •    ■    '.                   t(]      SUCMITTCa  UY   LPA  ON              5/17                        .1971 

" 

DATED                                                ■■■   .    19                                            1 

^]      ACCCPTtO  CY 

HUD  ON          6/17                .'9  71 

SECTIO;:  A.    ESTIMATE  Or  GROSS /-.:;DfJuV  PROJnCT  COSTS                                                 | 

LINE 
NO. 

ITEM                  ..;.    . 

,                                         t               ■ 

1                ; 

TO  UE  CO'.'.PLETED  DY       :' A 

TODCCC'/P.ETCl 

r     1     IfllTIAL 
'■     ••     ESTIMATE 

on 
r'  1    LATr.sT 

I     J     ACCCPTCD 
ESTIMATE 

(«) 

i 

REVISED 
ESTIMATE 

(b)          ■    ■ 

BY  H>.D 

1 
ESTIMATE 
ACCEPTED 
CY  HUD 

(c)                i 

A-1 

Ili.N'  1.  Cr  GUO;-S  r;lO!i-,CT  CC'ST: 

!l4,247,737 

no   change 

«         •  1 

TOTAl.  i^.vOJi.CT  l"XinNl);LrU!:s  •■/■'■on  iom  IH'I)-62J0,  line  19) 

A-2 

ITH';  .''  O;-   GKO^S  l':'.O.I  :.C';   CCi:-r     i'.'ci.  ■  .-s.'i  l.i-c.'.l  (:.vr.c<:-i:i-A:J): 

155,250 

II 

1 

C.-.s!i  value  c'  Iji.J  Jonitii'.ns  (frorx  >i:pp(irtir.^  Sc>,':r!:.le  I) 

1 

A-3 

PcnoIJ'.ion  and  removal  work  (from  5i;,-.;io,'//ng  SchcJdlc  2) 

t 
-0- 

' 

• 

A-S 

I'rojcct  or  site  iinj-rovcmfnts  (from  Supportir:^^  Schei!u!c  3) 

1,651,103 

! 

1 

A-5 

1    , 

Public  or  supjoriir.,-.  fAciliiics  (f"^rz  Supporting  Sc!:cdulc  4) 

892,100 

•  ■         1 
II 

'^•6 

0;K;r  nor.cash  Icc.il  rrants-in-aiJ  (from  Supporting;  Sc.'iei!ulp-,5J 

4,026,789 

-  ■  ft— 

■. 

A -7 

TOTAI.XOXCASII  LOCAL  GRAXTS-IN-Ain 
(su:;t  of  lines  .4-2  throttrj.  A -6) 

*  6,72  5,-2  4"2 

$      «'■ 

$ 

A-S 

GROSS  PROJLCT  COST  (ITMM  1  plus  :;i:M  2)  (li'ic  A-1  plus  A-7) 

^0,972.979 

$       .1 

i 

A -9 

rr.oc:  :.n.s  iko'.!  pi'.ojlct  land: 

•^  1,852,750 

$ 

$ 

Sale  rri-t-  of  project  Iniid  to  b-e  ^o!d 

A-10 

Capit.it  value  imputed  to  project  land  to  be  leased 

-0- 

■1 

A-1) 

Capital  value  of  project  land  to  be  retained  by  I,PA 

-0^ 

II 

A-12 

TOTAL  PuUCLLI-S  l-llOM  PilOJ  LCI'  LAND 
(sLn  of  li-.TS  .1-9,  A-!0.  r.r.!  A-11) 

^ 1,852,750 

J 

$ 

A-1? 

y.V.l  PKOjrCT  COST  (Unc  .1-3  r-.inus  A-12J 

^9,120,229 

s 

$ 

A-1  1 

.■■i!  ...;Nv".  Oi-  N;    I    l'\l.Vl:C'T  t  I'^l': 

a9, 120, 229 

$ 

$ 

\-   t    i'fl'1-i.t   (ivt    1  1    t(.i:.    p:,il--c:    f^-f.    it   !••   A-l.i) 

-0- 

II 

A-l('.     \,  ,:<...['.•  Nt!  P:    itci  ro:.:s  f,  r  t!.i-.  ..r..i  o:h.-f  ir-'i^-ots  (i{  -inj  ) 

-0- 

II 

• 

I.,- 

.'.-:■ 

._. ! 

A  - ;  ■ " 

1 

V:-.i:-.>':-i  li>^-.\I  ,  :.fi(;.-iii-ai,!  rc-inlrt.!  (,.t  t!.i:.  .'.i:.'  cti-.i;  ;•:.  ;c.t-. 
1 ::  .1'*.  ^  ifi  *.:n-  ;    ■  -i 

6,373,410 

II 

.  .' .       .    K;  i!  1...  1  ..t  i:i;-.-i.i  ai  i  i.i  Lc   |  :.'» i.l.-.i  U :  .  ::...r 
(  I I'l-.-cl!      ■  ■,  \  111  i:  -    1  .■.•! 

'.  •■.  .  '•  i  ;  'i-  ::    '    a  '..■.    1 1  ,  ra.i:    -.::-ai.'.  ri.,'      .  ■•   !.•:   l!-:      J-'T  kt 

_    -p- 
^  6,373 

jJl^. 

_      ..., 

t 


LIt.'C 
NO 


A-?0 


A-21 


A-23 


A-21 


A-:5 


A-:c 


srcTjc^  a._l:ji i/.v.j^i:  OF"  Giccis  /.:;i)_,^et  pr;oj!:cT  cogts  iCnnmuci) 

TO  t  r;  cc••.t^"LI      ;u  dy  lma 


I  ( 


rxEM 


<!I\:iM-  t'l"  Ni  T  l>;(ii;f  T  fiw;-:  ir...:;in,..:!i 


i.cy;M.  c..: AN  i:--i\-\;;\  riu-  i-i  "M  (  i 


:;c.!sii  i.vT.ii  i:rjr.:v-iti-.iij  Iffi  ;/"••    !-•",' 


C.ish  li'Jjl  /•..'jiits-in-aiJ 


rc.n.M.  i.cc.M.  c;r>.\.\;:--:.\-.\i:.i ;  u:;  this  i-TxOjnci 


PP.0JI"C1    CAI'IT.M.  GRAXT  (lin--  A-IJ  mir.u^  A-22J 


RELOCATION'  GRANT  ffron  Fcm  IliD-CZ.       line  20) 


r.EllAI'il.ITATlCN  GKAX-.-.'/-.->-:i  Forrt  l!iD-62?0.  line  21) 


I     JiHITIAL  rSTIMATE 

r    lLAT[;:"i  AccrPTLD 

•"cOTf-fAlE 
(a) 


S     6.725,242 


734,993 


5     7,460,235 


11,659,994 


357,840 


lOTAl.rHPi-.RAI.  CAiMTAL  G^^ANT  (st.:n  of  li:.csA-23, 
4->l..:\.!  .i:"'J 


-0- 


12,017,834 


REVISCO  ESTIMATE 
(b) 


s  no   changg 


3.712,956 


no  change 


S-  15,372,950 


TO  UC  CCvni ..J-  j^- 
DV  MUD 


EOTIMATi:  ACCr"  • 
DY  HUO 


SECTic;:  3.  5c:j:;c:^:  c:-  fuiids  fc^  .^rcjzct  :;;r2^;DlTU^;L5,  rzlccatic:^  pay;.;ents. 


LINE 
NO. 

........  ,^^,_, 

TO  i^e  CC    .PLETEO  CY   LPA 

TO  E£  CC-'=_ETE.r 

• 

[     J  INITIAL  ESTIMATE 

CI 
r    ILATEST  ACCEPTED 
■"CSTIMA-E 

(a) 

REVISED  EST1^'ATE 

(b) 

OY  e-jc 

ESTIMATE  Acr-:  =  -i: 
BY  Hjr 

'.M 

l<ti!  c.is:;  n-q jircr'.cr::.-.  it:  pjr^'c; 
(s:-^  nl  Ir-.a-    I-/.  A-21.  (-••..'   ■!•_'.■;, 

::iti,>n  G.Mu'.s 

^  14,605,577 

^  17,960,693 

J 

Cp.=-;i  locil  ;r.in!<-ir,-.-.:J: 

ACTUAL   OR 

ESTIMATED 

CATC   OF   Fvr.CCl°T 

. 

sooner  cf  cash 

n-2 

-  ■ 

^           734,993 

S         734,993 

S    . 

D-} 

■    • 

B-l 

• 

;- 

.    • 

M-S 

Ken)  esLitc  tax  credits  (frcn  Fcr": 

m'D-C220,  line  Ob) 

• 

n-6 

I'omI  c.-.-iii  loc;  I  ,:r.iii'..>.-in-.j!J 
(.'un-  rf!:-.-s  i:-2  .''..'..■.•:/.  !l-:'  > 

^        ■   734,993 

^          734,993 

• 

s 

H-7 

lit.il  :i.r._>  t.i  ;■,.•  .i;  -:;..:  ;i>  -r-     •.' 

$ 

s 

< 

n-s 

ll-o 

S,:l.:,.t..I  C;/.i,    .'i-O  ;.-.•.•.^    ll-TJ 

*           734,993 

^          734,993 

s 

i' •'•i: '  1   i  I  M'-u-  \i.v  I.'' •:.  ; ; 
i-i-.i\-.\i;  i-i-..\N':iNi:  :n;-:  u  i.i 

■■.\  ANi)  (.■.:..'.%  1 

$    13,870,584 

5  17,225,700 

s 

SCCTION  C.  SOURC'JS  Of  PUIIDS  PO:;  RLi'AY.V.CilT  OF  r.'lOJLCT   TCMf'Oi^ARY  LOAM 


-INC 
tlO. 


C-) 


c:-2 


C-3 


C.4 


ITEM 


10IAI.  F'itpc;i;f;i)s  krom  i'unji:cT  \.:\\\)(fron  .•<>:<•  ,f./:?; 


I'fojccl  c  ■.  il.ll  ;;T.int  (frum  li-ic  A-23) 


I!.-lot.i:io:i  Gr.iiil  (fro-,  lir.c  A-24) 


Ur!r  .liiliMlion  CtonI  (fro:-,  lir.v    \-25) 


^0  Ul.   COI.IPl.CTCD   C.iy    Lt-A  iTCtCCC' 


f      1      INITIAL 

OR 
,     .     LATCST 
I     J     ACCCPTCn 
tOTIMAT  E 

(.1) 


5    1^852,750 


ll',659,994 


357,840 


neviscD 

ESTIMATE 

(I.) 


EST.Mt- 

ACCC"  - 

BY  f-.L : 


(r" 


1,852,750 


11,659, 9"94 


3',712,956 


C-.S     TOTAL  (sun  of  lines  C-1  l':r,^Lr^  C.-4}(Thr  suir.  shc-n  on  tfU:^  line 
must  ti    fiuat  to  an:o:int  ,■;.'....*  ;i  ,,'i  line  I'-O,  iiboit) 


513,870,584 


17,225,700 


Acceptance  of  tl.c  csti:r.;i',es  subrnittid  is  h'jrcby  rcqu 


Dole 


^J^r^') 


Boston  Redevelopment  Authority 

LfOCot  PubUc  AC^Ticy 


,    .  .  .  ...  ACCEPTANCE 

The  eGtir.'.;.tcs  ore  accepted  as  indicatcti  in  ihc  opprojriate  co!jn:;i. 


SiC'i'tvit  ot  Aullicr;.     !  Oiucti 


Director 


Tittt 


Dale 


SlCi^alute 


Tlllr 


fc. 


SCiirp'JLi:  1.   i.AH!>  Df-i.'ATio;::.  (l<m,<:  I'tuci.i-.  or  i..n.i  i„i.r,-vis) 

lOENTiriCATIOt-I 
(a) 

NAI.^C  OF  DOIJOn 

(I) 

CGTIM-  Ttn 

CA'..H   VALUE 

SUDMITTLa 

DY  LPA 

(c) 

TO   Li.     t.    •-..- 

r--  -.: 
VALU-"  -  r  :5  --  . 

BY   -.i 

*                                                                                                                                                                                                                                          # 

No   change    from   previous 

.>  -. 
■  --    -submission         ■ -• 

•.•• 

i 

—  . 

$ 

CASH  VAl.Ui:  01-    l.ANn  DONATIONS  (Flntcr  on  line  A-2J 

$ 

$ 

SCMCDULE  2.    CC'-OLITION'  A'.'D  REMOVAL  \.CH;(_  l.'OiiCASM  LOCAL  GRAMTS-lti-AlO 
(Ir.cluie  uorl:  u  I'.ic.'i  i.-is  been  or  uill  be  irovidcd) 

IDENTiriCATION   OF   DrTMOLITION 
OK  REMOVAL   V.ORK  J055 

NAME  OF 
PROVIDIU'G  EIJTITY 

(b) 

ESTIMATED  liET 

COST  SULiV.ITTED 

DY   LPA 

(c) 
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1 
U.$.  DEPARTMCNT  OF  HOUSING  AND  URBAN  OEVELOPMENT 
URBAN  RENEWAL  PROGRAM 

PROJECT  EXPENDITURES   BUDGET 

HKOJLLT    LOCALIt  Y 

Poston,    Massachusetts 

PROJLCT    NAME 

.'  '  ■     .*    •    •    *       .    '■ 

South   Cove 

PROJECT   NUMBER 

Mass.    R-92 

OUDOET  KO. 

4 

INSTRUCTIONS:    liutial  Budr.ct:    Submit  oriRinal  and  -1  copies  in  J'>indcr  No.  1.  and  copies  in  remaining  Binder  suor.;::^: 
to  IIUD.    Revised  Budcei:    If  with  amendatory  application,  follow  "Initial  Budcet"  instructions.    Otherwise,  sjc-mi 
original  and  4  copies  to  HUD. 

DATtS  OF   BUDGET  APPROVALS    (Complete  for  revision  only) 

Budfcl  No.  1.        April     22,               .1966               Lalcsl  Approved  Budget  (No.    3       ),              June     4                                .19    71 

• 

LINE 
NO. 

ACTIVITY  classification' 

TO  BE  COMPLETED  BY   LPA 

TO  E£  fill:: 

USE   ONLY  FOR   REVISED  BUDGET 

BUDGET 
REQUESTED  FOR 

MONTHS 

,      IN    BY    H.: 

LATEST 

APPROVED 

BUDGET 

(a) 

ADJUSTMENT 
(♦   OR  -) 

a) 

BUDGET 
APPROVED   FC= 

MCST-; 

(c) 

(<J1 

1 

TOTAL  SURVFIY  AND  PLANNING  EXPENDITURCS 
(Includes  all  costs  incurred,  costs  estimated  to  be 
incuiTcd,  and  iiitL-rest  on  adv.inccs  to  repayment 
date)  (K  MOl.  11   1403,    R  1404) 

S 

586,000 

s 

8 

586,000 

s 

2 

PHUJLCT  LXLCUTION  LXPLNniTURKS: 

1,636,187 

_ 

1,636,187 

Administrative  costs  (H   1410,  11   1475) 

3 

Legal  services  (R   1415.02.  R   1415.03. 
R  1415.04.  R  1415.05) 

32,500 

_ 

32,500 

4 

Survey  and  planning  !R    1430) 

-0- 

^ 

-0- 

5 

Acquisition  expenses  {  U    1440.02 
throuph  U    1440.06) 

55,000 

^ 

55,000 

6a 

Tcrpporarv  operation  of  acquired  property- 
Profit  (-)or  Loss(  +  l    (R  1440) 

6,500 

_ 

6,500 

Cb 

/^mount  included  in  Line  6a  as  real  estate  lax 
credits  (R   14)8.038) 

[        -0-        1 

[     _     ] 

f        -0- 

r 

7 

Relocation  and  Conimunilv  orcanization,  excluding 
Rcloc.ilion  Pavnicnls  (R   1443) 

-0-     • 

- 

-0- 

e 

Site  clearance-Proceeds  (-)  or  Cost  (+) 
(R  1450) 

550,000 

_ 

550,000 

9 

Project  or  site  improvements 
(R  1455) 

852,820 

_ 

852,820 

10 

Dispos.-d,  lease,  retention  costs 
(R   1455) 

15,000 

— 

15,000 

1) 

lirb.iliilil  ntioii.   fxcludina 
.lirbaSilitntioii  Oraiits  (R   1460) 

65,000 

- 

65,000 

12 

Interest  (R  ltW.013.  W   14».02) 

220,000 

- 

220,000 



13 

Otticr  income  (-)   (R   1449) 

<-'    -0- 

- 

(-'    -0- 

(-) 

Kor  *  |>roj(Cl  on  »  thrr  ffourlhs  capital  grant  basis  with  limited  project  co^ts,  cntrr  zero  on  Lines   1  through  6b. 


MUD-^2?0  (1*60)  Prr\ious  editions  obsolete 


^ 


<r 


"T'tif  I  of  3 


LINE 
NO. 

i 

•  '    '  '  *  *     ;  .T'*»'  ' 
ACTIVITY  CLASSIFICATIPN 

TO  BE  COMPLETED  BY  LPA 

TO   BE    FILLt:  ■ 
IN    BY   HUD 

USE  ONLY  FOR  REVISED  OUOCET 

BUDGET 
REQUESTED  FOR 

UATCIT 

APPROVCO 
»1>06ET 

(•> 

ADJUSTMENT 
(♦  or  -) 

(k) 

BUDGET 
APPROVED  rc- 

MnuTM- 

(e) 

ii) 

14 

Subtoi.il  fium  of  Lines  2  through  13, 
excluding  Line  6b) 

*    3,433,007 

1             . 

'    3,433,007 

t 

IS 

Conlincencics  f  for  Column  (c  ),  not  to  exceed 
JS%  of  Line  14) 

514,951 

- 

514,951 

16 

Real  estate  purchases  (R  1440.01) 

9,616,931 

- 

9,616,931 

17 

Project  inspection  (R   1418) 

96,848 

- 

96,848 

18 

TOTAL  PliOJECT  EXECUTION  EXPENDITURES 
(sum  of  Lines  14,15,16,  and  17) 

13,661,737 

- 

13,661,737 

19 

TOTAL  PROJECT  EXPENDITURES  (ITEM  1  OF 
CROSS  PROJECT  COST)  {Line  1  plus  18) 

» 14,247,737 

t             . 

« 14,247,737 

s 

20 

Relocation  Payments   10051  reimbursable  to  LPA 
(R  1501) 

»        387,840 

*3, 355, 116 

«    3,712,956 

s 

21 

Rehabilitation  Grants  lOOTc  reimbursable  to  LPA 
(R  1502) 

S 

S 

S 

s 

Approval  of  the  Project  Expenditures  Budget  in  the  amounts  and  for  the  time  period  shown  in  Column  (c)  is  hereby 
requested.                                                         —                                  • 

Boston  Redevelopment   Authority 

^■ri'-'ia 

^^^""^              ^°)          Local  Public  Agency 

Date 

-^,^1                           Sitnatute  of  Authorized  Officer            (                      ^ 

Director 

• 

Title 

The 
The 

HUDAPPKOVAL 
Project  Expenditures  Budget  is  hereby  approved  in  the  amounts  and  for  the  time  period  shown  in  Column  (d). 

projrrt   ^hnW  hp  rnmplptrH  hy                                                             ,    19      .    .  . 

Oalr 

Signature 

Titlr 

HUD-ti?20  (1-68)  Previous  cditicns  obsolete 


r 


V»  3  or  3 


SUPI'OUTING  SCIItlDllLE 


PROJECT  OR  SITE  IMPROVEMENTS  CHARGED  AS  PROJECT  EXPENDITURES 


IDENTIFICATION 


TO    GE  COMPLETED    DY   LPA 


TOTAL  COST 


CHARGE   TO  PROJECT 


% 


TO    DE    FILLED 
IN    BY    HUD 


No  change  from  previous 
submission 


rm  Ai.  I'lidji  f^T  OH  sn  K.  imi'hovivknts 'lo  lu: 
ciiMicKi)  TO  ni:\i  1  or  c.iioss  imiojimit  cost 


HUC)-v.??0  (1-cO)  I'fivipui  cciiiLHi  ol'iclcir 


m.l[>Wo»h.,  D.  C. 


r 


r 


f 


ESTIMMli  OP  RELOCATION'  COSTS  AND  SETTI-HMflNT  COSTS 


ESTIMATE   OI-    lUil.OCATIOX   COSTS        ALLOCATION'  PERIODj_ 
AND  SCITLEMEXT  COSTS 

From  J  an.  1971  to 


months 


mo./yr.         mo./yr. 


LOCALITY 

Rnstnn      ^!ris?nchiiscrts 

LOCAL  AGENCY 

.Boston   Rc(lc\-cloni" cnt    Author:  tv 
PROJECT  N/VIE  ^\D  NUMBER 


^ 

^ou 

th  Cove  R-92 

A.   .  F'AVV.IINTS  TO  FAMILIES  .\.\D  INDIVIDUALS 

.  .        Type  of  Payment 

Families 

Ind 

i vidua Is 

Total 

Ko. 

Amount 

No. 

.•\j:iount 

No. 

Ar.oup.t 

Movirif;  Expenses 

.  •  1.  Actual  Movinc!  Expenses 

10 

$ 

6.000 

5 

3,000 

15 

9,000 

2.  Fixed  Pa>-:ncnt  and  Dislocation  Allo's. 

5f> 

23,800 

94 

52,900 

150 

5(i,"('0|" 

3.  Total 

66 

29,800 

99 

55,900 

165 

b5,7uO 

Rejilaccmont  Housinp,  Paynents 
Hor.ieowncrs 

4.  Differential  Pavnent 

5 

75,000 

5 

75,000 

.  .5.  Interest  i'ayi.-.cnt 

6.  Incidcjital  i.x'oense  Pavment 

7.  Total 

5 

/i),UUU 

5 

75,000 

Tenants  and  Certain  Others 
8.  Rental  Assistance 

51 

204,000 

95 

380,000 

146 

584.000 

9.  Do'.'.-nnav:ncnt  Assistance 

10 

50,UpU 

4 

12.000 

14 

4  2.000 

10.  Total 

6] 

234,000 

99 

392,000 

160 

626,000 

11. Total  (Sun  of  Lines  5,  7,  and  10) 

66 

338. SOO 

99 

427,900 

165 

766,700 

B. 

PAYMENTS  TO  BUSINESS  CONCERNS,  NONPROFIT 

ORGANIZATIONS,  AND  FARMS 

Type  of  Payment 

Businesses 

Nonprofit  .Or j^s  . 

Total 

No.. 

Amount 

No. 

Amount 

No  J 

Amount 

AMovinf;  i'.xiienses 

T.   Actual  Movint^  Exoenses 

41 

l,166-,000 

2 

10,000 

43 

1,176,000 

2.   Actual  Loss  Ol    i^roperty 

27 

1'09.000 

27 

109.0CO 

3.   Searchinn  Exnenscs 

89 

44.500 

89 

44.500 

4.   Total 

1  319,500 

10.000 

1,329,500 

S.  .Payments  in  Lieu  of  Moving 
and  Related  Exnenses 

19 

190,000 

19 

190,000 

6.   Total  (Sum  of  Lines  4  and  5) 

1,509,500  • 

10,000 

1,519,500 

Total   estimate  of  relocation  payments  to  individuals,    families, 
business   concerns,    nonprofit  organizations   and  farms.      (Total, 
Block  A,    Line   11;   plus  Total,    Block  B,    Line  6) 


2,286,200 


Assistance  Costs.   Estimate  of  all  relocation  costs,  other  than 
the  payments  enumerated  above,  to  be  included  in  computing  the 
amount  of  the  Federal  grant,  contribution  or  loan  for  the  project, 


N  A 


Hstiniate  of. total  settlement  costs  to  be  paid  to  owners  whose  real 
property  will  be  acquired  for  the  project.   (Tliese  are  not 
"relocation  costs"  or  "relocation  payments",  but  are  acquisition 
costs  subject  to  funding  arrangements  under  P.  L.  91-646.) 


$  3,000 


It  is  estimated  that  changes  in  relocation  benefits  caused  by  the 
Housing  Act  of  1968  amount  to 


$   1,065,916 


TOTAL 


$  3,355,116 


r 


BOSTON  REDEVELOPMENT  AUTHORITY 

Changes  in  Relocation  Procedures  to  Conform  With 
The  Uniform  Relocation  Assistance  and  Real  Property  Acquisition 

Policies  Act  of  1970 


South  Cove  Project 


Temporary  Moves 


Temporary  moves,  as  in  the  past,  will  be  kept  to  a  minimum.   Only  units 
which  are  decent,  safe,  and  sanitary,  and  within  25%  of  a  household's 
income  will  be  utilized  for  temporary  housing,  and  families  so  moved 
by  the  Authority  shall  receive  written  assurance  that  suitable  re- 
placement housing  shall  be  available  within  the  Project  area  within 
twelve  months.   Project  funds  will  be  utilized  to  pay  for  one  of  the 
two  project  moves. 

II.   Eviction 

Eviction  will  continue  to  be  utilized  only  as  a  last  resort.   It  will 
In  no  way  affect  the  eligibility  of  a  displaced  person  for  relocation 
payments.   Failure  to  pay  rent  will  no  longer  be  grounds  for  eviction 
in  those  cases  where  failure  to  pay  is  based  upon  the  Authority's 
failure  to  keep  the  premises  in  habitable  condition. 

III.   Setoff  Action  Against  Relocation  Claims 

The  Authority  shall  not  setoff  against  a  relocation  payment  claim  any 
financial  obligation  to  it  unless  it  has  previously  taken  the  following 
steps : 

A.  Advising  the  client  thirty  days  in  advance  of  its  intent 
to  do  so  and  of  his  opportunity  within  such  period  to 
file  a  statement  denying  or  disputing  the  claim. 

B,  If  a  statement  in  disagreement  with  Authority  records  is 
filed,  the  Authority  shall,  within  thirty  days  of  receipt 
of  such  claim,  institute  and  diligently  prosecute  a 
Judicial  action  to  obtain  judgment. 

If  the  occupant  fails  to  dispute  the  financial  obligation  or  the  Authority 
obtains  judgment,  the  setoff  shall  be  final.   If  the  Authority  fails  to 
follow  the  steps  described  in  (B.)  above  or  is  denied  judicial  judgment, 
the  full  amount  of  the  claim  shall  be  paid  to  an  otherwise  eligible 
judgment. 

IV.   Grievance  Procodtircs 

Grievance  procedures  will  be  established  as  soon  as  IIUD  regulations 
pertaining  to  urbnn  renewal  projects  are  received. 


r 


SOUTH  COVE  -2- 


There  has  been  no  substantial  increase  in  workload.  As  you  may 
be  aware,  there  are  presently  more  than  AGO  units  of  new  housing  under 
construction. 

New  construction  in  this  project  is  expected  to  provide  additional 
relocation  resources  for  retail  businesses  to  be  displaced.   In  addition, 
there  is  sufficient  manufacturing/ industrial  space  available  in  other 
parts  of  the  City. 


» 


\r 


Gii.n.i;:.'\>:LM  A:;r.ui:/.::cr,  uiti!  nr.si'ixr  to"  co::pija:;ce  v.'nii  vsjx. 
r;:c-r;::;-j V  /.cciuicnio::  nMQuiniviuMTn  oi-  titj.e  )I1  ol-  Tin: 
u.Miv';-::  iiv.i.oc.vjjo:;  /.ssista:.ci:  am)  real  piiorDun'  ACQ'j].r.ino:c 

rdllOLS  ACT  OF  19V0'- 


.  I 


The  Boston  Redevelopr.^ont  Authority  (Applicant  herein)  hereby  assures  that 
it  has  authority  under  anpli cable  State  and  Local  law  to  coriply  with  Section 
210  of  the  Uniforin  Relocation  Assistance  and  Real  Property  Acquisition  Policies 
Act  of  1970,  Public  Law  91-645,  91st.  Cong.  S.l,  84  Stat.  1894  (1971),  and  certifies, 
assures,  and  agrees  that,  notwithstanding  any  other  provision  set  forth  in  any 
application,  ccnti'act  or  agreement  with  respect  to  the  application  identified  as 

Mass.  R^92  South  Cove .'• 


.  I,      )ii  .".•..•i:;i>:vj;-;^  n-i:).   i^roporLy   in  co;i;iccLion  uiV.li   l.hc   incLcnl   project",    Lhc 
;   ■  /\]y)>}<Ci:u\:  \:i]]    l-c.  f,uic!crcl   to  the  j;ri:al:csU   extent   jirccti  cable  unc'c-r '  Sio.tc 

.     '       )c-i\',    by   the  rcc).  properly  ncquii:iticn  policies   cot   ovit  vindex"  .Section  30] 
o£    t)ic  Act  and   tl;e   provisions   of  Section  302   tliercof;  ...-.• 

••  ■  ■  ■  ■.  -  '  I 

2,  ).'ropco:ty  c'.-.-ncr^  \7i  11  be  paid  or  reimbursed  for  necessary'  expenses,  as    , 
•'  ■    Bpr.cified  in   Sections  303  and  30''f  of  the  Act', 

•  3.  Affected  persons  \.'ill  be  adcqualely  infoi-n^ed  of -the  benefits,  policies, 
..■  ■   ■  find  procedures  provided  for  under  IJUD  regulations; 

*. .  A,     Tlie  amount  of  the  pa^-r.ents  r.iadc  to  property  ov;ncr.<^  pursuant  to  sectic>nr. 
.  ■'  '  .  .-■  nnd  30't  of  the  Act  shall  be  fully  reiiiibur'sable  to  the  applicant  by  li'JO; 
■  l''i5t'.  tlic  costs  of  r^rovi di ;";':•  assistar.ce  hcreu:'idc:r  sbrilj.  be  snaroi'i  bi'Lv/ctiii 
tl)c  Applicant  and  IJUD  on  tlic  sa'r.e  basis  as  project  costs  arc  sliared 
*•   pursuant  to  the  applicable  Federal  financial  assistance  contract;  and 

5.'-  The  Applicant  \.'ill  execute  such  amendments  to  applicable  contracts  and 
agi;ee;:'.cnts  and  execute,  furnish,  "and  be  bound  by  such  additional  dccvir.u- 
.  .•  ■      ns  th,e  Secretary  of  b'ojsing  and  Urban  Development  shall  detemine  necesi 
to  effectuate  or  inpl  e:-.ient  the  assurances  provided  herein. 

This-  dpciuncnt  is  hereby  nade  part  of  an  incorporated  in  any  contract  or  agvc 
Wtnl,  or  any  su])plc-:icnts  and  a.mcndaents  thereto,  relating  to  the  above  ideiitifioc. 
Application  and  shall  be  deemed  to  supersede  any  provisions  therein  to  the  extent 
tha-t  such jjrovisions  conflict  \;itli  the  assurances  or  agrec-Tients  provided  herein. 


3-zii-1-^_ 


(UaLc) 


J}t5ston  Redevelopment  'Authority 

.  >-■■— yi^—    ■      ,    --   —  .^.. — -      ■ ' ■       -       Z^M^ ■  -  ■■■-       ■  --- - 

*7         ( IvCf^ri l-J.'amc /tTf   Ap;>l  ic an t ,) 


'.  (Signature) 
Director 


(Title) 


''•J"ur   use    ill   omc;id  Uoi  y   c  oxmnn  J  I  Y  'dcvcl  (.jmiciit.    co^^\.ys^c\.'^   v.hicli   amend    conl  v.  r  I -.:    ^ '» 
cxi.'.u-ncc   j.iicM-   lo  J.nm.-.iy   ?,    I'.iVlj.in  conror;. -i.'ice  \.'iUi  oi)Jni()n  of  Cc:'..n'.)>'5 1 '■>* 


Cc'.MOvnl.   of  t:i':   U.    S.,.iva.ca  l.'cvc-.Ver   [,,    .lO'/l. 


r 
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ATTEST:  The  undersigned  chief  legal   counsel    for  tlie  Applicant  hereby  certifies 
that  the  Applicant  has  authority  under  State  and  Local    lav/  to  comply  with  Section 
.305  of  the  aforesaid  Federal   Act  as   in:pler,-.entcd  by  the  above  assurances   and  that 
the  foregoing  assurances  and  agreements  have  been  legally  and  duly  given  and  made 
by  the  Appl icant.  '  "  •         . 


».»c»i»/I.J    v/lv.   1       (K.  >.)UI\/\   \\.,l.       111    III       UL.TII.V.l         I  VJ      l\l.l,IU^J\\    I  \.)>\       IM.yii  1  IM.Ill.ll  1  O 

\  or  titm;  ii  oi-  iiii:  u;;iroR:i  lu; location  assistanci:  and  kum 


PKOniRTV  ACQUISITION   I'OLIClliS  ACT  OF   1970 


* 


The     Boston  Rcdcvplopmcnt  Authority     (Applicant  herein)  hereby  assures 
that  it  has  authoriiy  under  ajii^Iicablc  State  and  Local  law  to  conply  witli  Section 
210  of  tlic  Uniforn  P.cloration  Assistance  and  Peal  Property  Acquisition  Policies 
Act  of  1970,  Public  l.a-.v  91-6-16,  91st  Conc-  S.l,  8-1  Stat.  1894  "(1971),  and  certifies, 
assures,  and  agrees  that,  notwitlistanding  any  other  provision  set  forth  in  any 
application,  contract  or  acrccr.ent  with  respect  to  the  application  identified  as 
'Mass.  R-92  South  Ccve ^ : 

.  1.   Fair  and  reasonable  relocation  payn'.ents  and  assistance  shall  he  provided 
•  '     in  accordance  wit))  Sections  202,  203,  and  204  of  the  Act  and  applicable 

HU!)  rcgulatic  :;5 ,  to  or  for  far.ilics,  individuals,  partnerships,  corpora-  a 
tions  or  associations  displaced  as  a  result  of  the  instant  project; 

2.  Relocation  assistance  prograins  offering  the  services  described  in 
Section  205  of  the  Act  shall  be  provided  to  such  displaced  families,    ^, 

•  ■  individuals,  partnerships,  corporations  or  associations  in  the  manner 
provided  under  applicable  HUD  regulations; 

3.  IVitliin  a  reasonable  tir.e  prior  to  displacement,  decent,  safe  and 
sanitary  replacement  dwellings  will  be  available  to  such  displaced 
families  and  individuals  in  accordance  with  Section  205(c)(5)  of  the  Act; 

4.  Affected  persons  will  be  adequately  informed  of  the  benefits,  policies, 
■..and  procedures  provided  for  under  HUD  regulations; 

5.  Hie  relocation  process  will  be  carried  out'  in  such  a  ntanner  as  to  provide 
displaced  persons  witli  uniform  and  consistent  services,  and  replacement 

)  ••  housing  will  bs  available  in  the  same  range  of  clioices  with  respect  to 

such  housing  to  all  displaced  persons  regardless  of  race,  color,  religion  . 
or  national  origin; 

6.  Tlie  amount  of  relocation  payments  hereunder  shall  be  fully  reimbursable  to 
the  Applicant  by  HUD;   but  the  costs  of  providing  relocation  assistance 

•■hereunder'  shall  be  shared  between  the  Applicant  and  HUD  on  the  same  basis 
as  project  costs  are  sliared  pursuant  to  the  applicable  Federal  financial 
assistance  contract;  and 

7.  The  Applicant  will  execute  such  amendments  to  applicable  contracts  and 
agreements  and  execute,  furnish,  and  be  bound  by  sucli  additional  documents 
as  the  Secretary  of  Housing  and  Urban  Development  shall  determine 

.necessary  to  effectuate  or  implement  the  assurances  provided  herein. 


ATTACHMIZKT  C-2 


*l-"or  use  in  amendatory  community  development  contracts  wliich  amend  contracts  in 
existence  prior  to  January  2,  1971,  in  conformance  with  opinion  of  Com])troller 
General  of  tlic  U.  S.  dated  Kovcmbcr  5,  1971. 


Paj'.c  1  of 
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Tliis  document  is  I'.crcby  mndc  part  of  and  incorpratcd  in  any  contract  or 
'agreement,  or  nny  supjil crr.cn ts  and  amendments  tliercto,  relating  to  the  above 
identified  application  and  shall  be  deemed  to  supersede  any  providions  therein 
to  the  extent  tliat  sucli  provisions  conflict  Kith  the 
provided  herein. 


assurances  or  agreements 


3-^ 


CiJatc3 


^-70. 


Bas±an  Redoveloprrent  Authority 


7t 


(Signature) 
Director 


(Title) 


ATTEST:  The  ui^dersigiied  chief  legal  counsel  for  the  Applicant  hereby  certifies 
that  the.  Applicant  has  autliority  under  State  and  Local  law  to  comply  with 
Section  210  of  the  aforesaid  Federal  Act  as  im.plemented  by  tlie  above  assurances 
and  that  tlie  foregoing  assurances  and  agreements  have  been  legally  and  duly  given 
and  made  by  the  Applicant. 

(Attorney) 
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JOirX  C.   COXLFA' 

attorney  at  law 
Suite  426 
I  .73  Tremont  St..  Boston.  Mass.  ozioe 


April  10,    1972 


Mr.    Daniel  Richardson,    Director 

Department  of  Housing  and   Urban  Development 

Bulfinch  Building 

15  Chardon  Street 

Boston,    Massachusetts  02114 

Subject:      Amendatory  Application  for  Loan  and  Grant 
South  Cove  Project,    Mass.    R-92 


Dear  Sir: 

lam  an  attorney -at-law,    admitted  to  practice  in  the  Comijionwealth 
of  Massachusetts.     As  General  Counsel  for  the  Boston  Redevelopnient 
Authority  in  the  above -entitled  project,    my  opinion,    including  factual 
statements  requested  by  the  Departmertt  of  Housing  and  Urban  Develop- 
ment,   is  a's  follows: 

1.  I  have  reviewed  the  Amendatory  Application  for  Loan  and  Grant, 
dated  March  24,    1972,    and  approved  by  the  Boston  Redevelopment 
Authority  on  March  16,    1972,    for  Project  No.    Mass.      R-92, 
including  particularly  a)  the  project  area,    b)  the  activities  to  be 
undertaken  by  tiie  Boston  Redevelopment  Authority  in  carrying  out 
the  project,    c)  the  size  and  character  of  the  project  area  and  d) 
the  method  of  financing  the  project. 

2.  I  am  of  the  opinion,    on  tlie  basis  of  the  data  and  information 
submitted  in  support  of  the  Amendatory  Application: 

a)       that  the  project  area  meets   the  requirements  of  state  law, 
particularly  Section  48  of  Chapter   121  B  for  undertaking  the 
project  activities  and  carrying  out  the  project  therein; 


(K 


iK 


\ 
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b)  that  the  project  area  was,    within     the  ineaning  of  section  110  (c) 
of  Title  I  of  the  Housing    Act  of  1949,    a  substandard  and 
decadent  area;  and 

c)  that  the  project  and  project  activities  described  in  the 
Amendatory  Aj^plication  are  consistent  with  the  Redevelopment 
Plan  which  has  been  adopted  for  the  project  area. 

3.  '  I  am  of  the   opinion  that  the  Boston  Redevelopment  has  been 

legally  created  and  is  a  duly  organized  and  acting  public  body 
having  the  legal  power   to  undertake,    carry  out,    and  finance    the 
Project  and  Project  activities  described  in  the  Amendatory 
Application  in  the  manner   set  forth  therein. 

4.  I  have  made  an  examination  of  applicable  state  law  and  am  of  the  opinion 
that  since  the  date  of  execution  of  the  present  Grant  Contract, 
Contract  No.    R-92  (LG),       there  has  been  no  court  decision,    statutory 
constitutional  enactment  or  any  revision  or  amendment. of  any  state  or 
local  laws  which  adversely  affects  the  authority  of  the  Boston  Redevelop- 
ment Authority  to  undertake     and  carry  out  the  Project  as  proposed  in 
the  Amendatory  Application. 


Sincerely, 


John  C.    Conley 

Attorney  for  Boston  Redevelopment 
Authority 


^- 
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CERTIFICATE  OF  VOTE 
The  undersigned  herc'by  certifies  as  follows: 

(1)  That  he  is  the  duly  qualified  and  actiny  Secretary  of  the  Boston 
Redevelopment  Authority,  hereinafter  called  the  Authority,  and  the  keeper  of 
the  records,    including  the  journal  of  proceedings  of  the  Authority. 

(2)  That  the  following  is  a  true  and  correct  copy  of  a  vote  as  finally 
adopted  at  a  meeting  of  the  Authority  held  on        March  16,    1972 

and  duly  recorded  in  this  office: 


A  Resolution  entitled:    "RESOLUTION  OF  BOSTON  REDEVELOPMENT 
AUTHORITY  AUTHORIZING  FILING  OF  AMENDATORY  APPLICATION  FOR 
LOAN  AND  CAPITAL  GRANT  FOR   PROJECT  NO.   MASS.    R-92"    was  introduced, 
read  and  considered. 

On  motion  duly  made  and  seconded,    it  was  unanimously 

VOTED:  To  adopt  the  Resolution  as   read  and  considered. 

The  aforementioned  Resolution  is  filed   in  the  Document  Book  of  the 
Authority  as  Document  No. 


(3)  That  said  meeting  was  duly  convened  and  held  in  all  respects  in 
accordance  with  law,    and  to  the  extent  required  by  law,    due  and  proper  notice 

of  such  meeting  was  given;  that  a  legal  quorum  was  present  throughout  the  meet- 
ing, and  a  legally  sufficient  number  of  members  of  the  Authority  voted  in  a  proper 
manner  and  all  other  requirements  and  proceedings  under  law  incident  to    the 
proper  adoption  or  the  passage  of  said  vote  have  been  duly  fulfilled,    carried  out 
and  otherwise  observed. 

(4)  That  the  Resolution 

to  which  this  certificate  is  attached  is  in  substantially  the  form  as  that  presented 
to  said  meeting. 

(5)  That  if  an  impression  of  the  seal  has  been  affixed  below,    it  con- 
stitutes the  official  seal  of  the  Boston  Redevelopment  Authority  and  this  certificate 
is  hereby  executed  under  such  official  seal. 

(6)  That      Robert  T.    Kenney         is  the  Director 
of  this  Authority. 

(7)  That  the  undersigned  is  duly  authorized  to  execute  this  certificate. 

IN  WITNESS  WHEREOF  the  undersigned  has  hereunto  set  his  hand 
21st day  of         March ,    1972  . 

BOSTON  REDEVELOPMENT  AUTHORITY 

By       [—-^-C^f     S>^ O^  '  '*-^^ 

Secretary 


this 
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RESOLUTION  OF  BOSTON  REDEVELOPMENT  AUTHORITY  AUTHORIZING  FILING 
OF  AMENDATORY  APPLICATION  FOR  LOAN  AND  CAPITAL  GRANT  FOR   PROJECT 

NO.  MASS.   R-92 


WHEREAS,     The  Boston  Redevelopment  Authority  is  party  to  a  Loan  and 
Capital  Grant  Contract  with  the  United  States  dated         June  9,    1966  ,as 

amended;  .  ■** 

WHEREAS,     it  is  necessary  and  in  the  public  interest  for  purposes  of 
Project  No.    Mass.  R-92        described  in  said  contract  (hereinafter  referred  to  as 
the  "Project"),    that  said  Loan  and  Capital  Grant  be  increased  to  provide 
for  additional  loan  and  grant  assistance; 

WHEREAS,     Title  VI  of  the  Civil  Rights  Act  of  1964,   and  that  regulations 
of  the  Dcpartinent  of  Housing  and  Urban  Development  effectuating  that  Title, 
provide  that  no  person  sh'all,    on  the  ground  of  race,    color,    or  national  origin,    be 
excluded  from  participation  in,    be  denied  the  benefits  of,    or  be  subjected 
to  discriinination  in  the  undertaking  and  carrying  out  of  urban  renewal  projects 
assisted. under  Title  I  of  the  Housing  Act  of  1949,    as  amended; 

NOW, 'THEREFORE,  BE  IT  RESOLVED  BY  THE  BOSTON  REDEVELOPMENT 
AUTHORITY: 

1.  That  an  application  to  ainend  the  Loan  and  Grant  Contract  No.    Mass. 
R-92       dated  June  9,    1966  ,    for  the  purpose  of  seeking  an  increase 

of  the  Project  Temporary  Loan  from  $  1  3,  870,  594    to     $17,225,700  ,  and  increase 

of  the  Relocntion  Grant  from  $357,840    to  ■  $3,712,956  ,   is  hereby 

approved,    and  that  tlie  Director  is  hereby  authorized,    for  and  on  behalf  of  the 
Atithority,    to  execute  and  file  such  Amendatory  Application  with  the  Department 
of  Housing  and    Urban  Development,    and  to  provide  such  additional  information 
and  furnish  such  documents  as  may  be  required  by  said  Department. 

2.  That  the  United  States  of  America  and  the  Secretary  of  the  Department 
of  Housing  a)id  Urban  Development  be,    and  tliey  hereby  are,    assured  of  full 
compliance  by  the  Authority  with  regulations  effectuating  Title  VI  of  the  Civil 
Rights  Act  of  1964. 
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'      CERTIFICATE  OF    VOTE 


The  undersigned  her-eby  certifies  as  foll^^^tgjj^_» 

(1)  That  he  is  the  duly  qualified  and  acting  Secretary  of  the  Boston 
Redevelopment  Authority,    hereinafter  called  the  Authority,    and  the  keeper  of 
the  records,    including  the  journal  of  proceedings  of  the  Authority; 

(2)  That  the  following  is  a  true  and  correct  cony  of  ^yote  as  finally 

adopted  at  a  meeting  of  the  Authority  held  on  March  to.    1^72 

and  duly  recorded  in  this  office: 

Cpploe  of  a  rrjcmornoQum  d«)ted  March  16,    1?72  wore  distributed  re  Uniform 
Rolocatioa  /^eaistancc  and  Roal  Property  Acqulcltioa  Pollclaa  Act  of  I ^70: 
/\cfcuronces  find  Amondntory  Dudf^et  Requetta,   attached  to  which  wata  copies  of 
R  propooed  \*oto,  ten  (13)  Rocolutlons,  ten  (10)  two-pago  elatorrento  relating  to 
BclocRtlon  PccjulremGnts,  too  (10)  Etatementa  relating  to  iWal  Property  Acquisi- 
tion RequU'orrcnto  and  tr?Q  (10)  copioo  of  an  Eetimato  of  Pvelocatlon  Coeto  and 
Scttlornent  Costa  ralfttlnn  to  Projoct  Nos.   Mass.   R-24,  R-3S,   R-55,  R-56,   R»77, 
R.82,   R-82  (L),   R-92,   R-U5  and     R.129. 

On  motlo£3  duly  n\ado  nnd  ceconded.  It  was  un&oln^ou&ly 

VOTED:  That  tho  Director  be  and  hereby  is  nuthorized  for  end  In 

behair  of  the  Boston  Redsvolopmont  Authority  to  submit 
to  the  Department  of  Mousing  end  Urban  n-avelopmont 
.  Amendatory  butl^.ote  for  the  U-24  V/achlnr:ton  Pftrk,   R-35 
Coveromont  Center,   R-55  Chaplestown,   R-56  fouth  End, 
R-77  V/t.torfront,   R-82  Central  Buslnocs  District, 
R-82  South  Station,   R-  y2  Couth  Cove,   R-U5  Fenway, 
R-12  •  Campus  High  School,  Urban  Renewal  Projects, 
together  with  appropriate  aacurAncee  rcfjardias  the 
Authority's  relocation  end  renl  estate  acquisition  policies, 
eubstantlelly  in  the  form  attached  hereto,   in  order  to  comply 
with  the  Uniform  Relocation  Assistance  end  Real  Property 
/cc.ulcitLon  Policies  Act  of  1  =70,   and  Departn-cnt  of  Housing 
and  Urb.-n  Development  reguUtions  pursuant  thereto. 

The  nforenrentlonod  Assurances  with  Rocpect  to  Relocation  Requirements, 
and  Reel  Property  Acquicition  Requirements,   for  each  project  »re  filed  in  the 
Docuircnt  Dook  of  the  Authority  no  Document  No.  2134. 
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(3)  That  said  meeting  was  duly  convened  and  held  in  all  respects  in 
accordance  with  law,    and  to  the  extent  required  by  law,    due  and  proper  notice  of 
such  meeting  was  given;  that  a  legal  quorum  was  present  throughout  the  meeting, 

y  and  a  legally  sufficient  number  of  mcinbers  of  the  Authority  voted  in  a  proper 
manner  and  all  other  requirements  and  proceedings  under  law  incident  to  the 
proper  adoption  or  the  passage  of  said  vote  have  been  duly  fulfilled,    carried  out 
and  otherwise  observed.- 

(4)  That  the 


to  which  this  certificate  is  attached  is  in  substantially  the  form  as  that  presented 
to  said  meeting. 

(5)  That  if  an  impression  of  the  seal  has  been  affixed  below,    it  con- 
stitutes the  official  seal  of  the  Boston  Redevelopment  Authority  and  this  certificate. 
is  hereby  executed  under  such  official  seal. 

(6)  That         Robert  T«  Kenney is    the        Director 

of  this  Authority. 

(7)  That  the  undersigned  is  duly  authorized  to  execute  this  certificate. 

IN  WITNESS  WHEREOF  the  undersigned  has. hereunto  set  his  hand  this 
24th  day  of  March      '  19  72      ^ 


BOSTON  REDEVELOPMENT  AUTHORITY 


BY 
Aasiatant 
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NO.  2507 


BF-^ED  BL-GOLD 

BG-eLACK  EO-PALM  G.~: 

BCM.T    GREY  EX -EXECUTIVE  RED 

BP-IT    GREEN  BR-BROWN 


South    Cove 


BlfSR    6u 


5oi    Boston  Redevelopment  Autho- 

Bo!       rity. 

Soi    Scu  th   Cove   Budqet. 


